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Contract No. LW~473 
Amendment No. 1 


The Perkin-Elmer Corporation 
Main Avenue 
Norwalk, Connectieut 


Gentlemen: 


i. This document constitutes Amendment No. 1 to Contract No. | 
LW-473 between The Perkin-Elmer Corporation and the United States 
Government. ; . 


@. Pursuant to the clause of this contract entitled “CHANGES ’, 
the Governuent hereby amends the egtinated contract price to an 
amount commensurate with the estimated support to be provided by 
the Contractor in fulfilling the revised requirements of the Govern- 
ment during the period ending 30 June 1958; and pursuant to mutual 
agreement hereby extends the term of the contract. 


3. Therefore, the contract is amended in certain particulars 
as follows: 


ie a. Paragraph (a) in PARP ITT - CONSIDERATION AND PAYMENTS , 
Yor the contract schedule is deleted and the following paragraph 

\ \yr « (a) 1 substituted therefor: 

af ta 


(a) There has been allotted for this contract the 
following amounts: 


Period Amount 
25 November 1957 to 30 June 1958 $360, 600 
1 July 1958 to 30 June 1959 #10,000% 


*Contingent upon the avallability of funds for this purpose 
duxing the Government's Fiscal Year 1959. 


The total amount payable to the Contractor during the periods 


stated above shall not exceed the amounts set forth without 
written authorization from the Contracting Officer. a ae 
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%. a PART Iv - REPRICING 
the date "30 June - ING, of the contract schedu), 
thereof ene 1990 supearing in the 3rd and 6th Lines 


is changed to Time SR" 
f : * [tbo btng2* 
> PART ¥ - Peerop 
schedule is delated OF PERFORMANCE of the contract | 


THE UNITED STATES OF AMERICA 


THE PERKIN-ELMER CORPORATION 
25X9A6 


TLS Treasurer -Comptroller | 
RATE July 22, 1958 | 
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